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PART III 

Public Works Department 


PRE-QDALl FI GAT TON TE NDER XOi ICE 
No. DGTN/2QG9 -10, 8th Mwch 20 W. 

Tender Ibr pre-qualification and execution o( 
the following work is invirrd from financially vound 
and well e^rperteneed Registered Gontrac& j rs/Firms 
of K/rala P, W. D, w3u> have Ruecussfully Compl 1 ted 
at least one similar work costing more than 40% (forty 
percentage) of the ■ scinqa^ P. A G. of work during the 
last five y<ar5 L The application for tender schedule 
should be supported by Certificate: of prior experience 
in workobtained from agreement authority and tender 
schedule will be issued only to tliOiC who satisfy 
this condition. 'Penders should be submit Leri sr> as 
to reach the undersigned on or before 23-1-20 U) by 
Registered Post rip to 4 p.m.. The pre-qiuli fixation 
details will be opened on 28-4-2QM at 4.30 p. m, 
The Labour Gonir-tct Societies who participate in 
the tender shall produce necessary certificate obtained 
from the Joint Registrar regarding their qualification 
and certificate obtained from the Assist ant Registrar 
regarding the works in hand as stipulated in the 
G , O < ( Vis, ) X< >. f &!> fil 7/ Go-op. £ lateii 13-11 -17. 

Exemptions and preferences allowed to Labour 
Contract Socieiis vide G. O. (Ms) No, 135/97/ 
Go-op. dated 13-11-1997 and KSGC vide G, O 
(Ms) No Ul/97fPW&T dated 7-3-1997 and G. O, 
(Ms) No. 75/97/PWD dated 19-3-1993 will be 
applicable to this tender alab. 


P. W. D. Roads Division, Muvattupuzha, 

Tendril No.-P. & B5/5ECCA/200SMQ, 

Name of Wflrh — Budget Work 2009-10— 
Construction of New Road from ICakkanad 
Thankalam (Portion from km ,25/057 to 

27 / 199 ) 

Estimate P, A. G.—Rs, 550 lakh. 

Brief description of work— Formation of road 
with BM & BC construction of culvert, 

E.M.D.-R*. 50,000 

Goat of tender documents — Rs. 25,000-pf % 
VAT+r/o Cess on VAT. 

Date and lime of ftak of [tender documents — 
19-4-2010 to 21-4-2010 upto 4 p, m. 

Time of completion— 1 H Months 

Ail conditions prevailing in this department 
regarding tenders tor Pre-qualification are applicable 
in this tend:;r also. Further details if required can 
be had from this ojke during working hours. 








